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KSFEBSSCS: Requirement CIA/HTA/ Rll/ 56 Request dimensions, materials support 

facilities, and equipment at MRAV Airfield, EGYPT. Also compare 
vith earlier coverage and give an estimate of per cent of completion. 


1 . BARAK Air field, EGYPT vas stm under 

25 X 1 construction as of , Based on the state cf completion 

ol those facilities which could be identified on r>h jtogranby the 
airfield vas approximately 85^ complete. 

2, The airfield at present consists of one 83OG foot runway, 
oriented in a HWfeySSE direction, with taxi ays along both sides. 

Ti^je taxiways vies completed will connect with the runway at the 
north end and approximately one fourth of the distance from the 
north end. Five hard stands have been constructed. 

3 * So aangars, fuel storage, ammo storage, car underground 
facilities can be identified. The only supporting facility that 
can be identified is a probable construction camp vhich, due to the 
er aane nt type structures it contains, say serve in a sun^orti txe 
function upon collet ion of the air*i£ld7 ‘ 

Details of identifiable structures are listed below: 

Runway: 3300 ' * 115 1 with possible overruns, 80Q ' at 

the north end and I30G* at the soutu end, under 
construct! „n . The runway has a 6, 6p0 ‘ asphalt 
surface center section with 825’ concrete ends. 

Taxiways 1 Taxiways are under construction along both sides 
of the runway. Surfacing is asphalt and width 
is 65’ . 

Hardstanda: Five 115 ’ diameter circular handstands have been 
constructed. Surfacing appears to be concrete but 
could possibly be crushed stone that will later 
be covered vith asphalt. 
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Kqulpnent: Ho construction equipment could be identified , 
Construction: Approximately 78,000 square fe et of asphalt 


sur facing was out d own between! 
and | This vas the only change 

in state at construction of the airfield. 


Hangars : Hone 
POL: None 

Underground Installations : None 
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